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Message Text 



UNCLASSIFIED 

PAGE 01 STATE 074012 

67 

ORIGIN SY-07 

INFO OCT-01 AF-05 ISO-OO /013R 

DRAFTED BY A/SY/FO/NSU:MLHOFF:KG 
APPROVED BY A/SY/FO:VFSTMARS 

049902 

P 112129Z APR 74 

FM SECSTATE WASHDC 

TO AMEMBASSY NAIROBI PRIORITY 

AMEMBASSY DAR ES SALAAM 

INFO AMEMBASSY ADDIS ABABA PRIORITY 

UNCLAS STATE 074012 

E.O. 11652: N/A 
TAGS: ASECOGEN 
SUBJECT: SEABEE PROJECTS 

NAIROBI FOR RSO; DAR ES SALAAM FOR PSO, POIC SEABEE TEAM; 
ADDIS ABABA FOR RSS 

REF: NAIROBI 2996 

1. FOR NAIROBI. THIS OFFICE WAS ADVISED THAT APPROVAL AND 
FUNDING OF PROJECT DISCUSSED PARA 1 REFTEL HAD BEEN FOR- 
WARDED. 

2. REQUEST RSO NAIROBI CONTACT POIC SEABEE TEAM IN DAR 
ES-SALAAM FOR LIST SEABEE TOOLS AND EQUIPMENT THAT WILL 
BE REQUIRED. 

3. FOR DAR-ES-SALAAM POIC. IF MATERIALS. TOOLS AND 
EQUIPMENT ONSITE FOR THIS O/C PROJECT. POIC SEABEE TEAM 
DAR-ES-SALAAM DIRECTED TO TRANSFER TEAM TO NAIROBI AND 
COMMENCE PROJECT UPON COMPLETION IN DAR-ES-SALAAM. IF NOT 
READY, NOTIFY A/SY/FO/NSU. 

4. FOR NAIROBI. IF ALL PARTS, TOOLS, AND PLANS ARE AVAIL- 
ABLE FOR REPLACEM7NT OF INCINERATOR ANTICIPATE SEABEE TEAM 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 074012 

MAY ACCOMPLISH THIS PROJECT UPON COMPLETION OF O/C PROJECT. 
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5. SINCE INSPECTION OF FACILITIES BY TECHNICAL AUTHORITY 
REQUIRED PRIOR TO ORDERING OF BELTS, DELIVERY TIME FRAME 
WILL PROHIBIT THIS TEAM FROM PARTICIPATING IN BELT INSTALL- 
ATION. 

6. COMMITMENT FOR CONSEC PROJECT CAN NOT BE MADE AT 
THIS TIME. REQUEST FOLLOWING INFO FOR PLANNING PURPOSES: 

A. COMMENCEMENT DATE FOR RENOVATION. 

B. DURATION OF PROJECT. 

C. HOURS/DAY CONTRACTOR WORKS. 

D. DEPENDENCY OF PROJECT RENOVATION ON TSO INSPECTION, IF 
ANY. 

E. IS DESIGN COMPLETE AND APPROVED? 

F. ARE SPECIFICATIONS COMPLETE? KISSINGER 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 11 APR 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974STATE074012 

Document Source: CORE 

Document Unique ID: 00 

Drafter: MLHOFF:KG 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740084-0509 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740447/aaaabqpj.tel 

Line Count: 76 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN SY 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: NAIROBI 2996 
Review Action: RELEASED, APPROVED 
Review Authority: WorrelSW 
Review Comment: n/a 
Review Content Flags: 

Review Date: 03 JUN 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <03 JUN 2002 by bryansd0>; APPROVED <19 DEC 2002 by WorrelSW> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SEABEE PROJECTS NAIROBI FOR RSO; DAR ES SALAAM FOR PSO, POIC SEABEE TEAM; 

TAGS: ASEC, OGEN 

To: NAIROBI DAR ES SALAAM 

Type: TE 
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